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LIMITED OFFICIAL USE LENINGRAD 101 

E.O. 11652: N/A 

TAGS: ABLD, ACOM, ASEC 

SUBJECT: OFFICE BUILDING ELECTRICAL 

BONN FOR RCO, FRANKFURT FOR RSS AND RTC, LONDON FOR ATO 

1. FIRST GRAYBAR SHIPMENT ARRIVED ON SITE JANUARY 14. 

2. INVENTORY REVEALS NO ACCESSORIES TO ATTACH HANGERS AND 
CONDUIT TO WALL SURFACES. CANNOT START ELECTRICAL 
INSTALLATION UNTIL SCREWS . RAWL PLUGS, ETC. ARE ON SITE. 

3. REQUEST DEPARTMENT PROVIDE MATERIAL ASAP OR FUNDS 
TO PROCURE MATERIAL IN HELSINKI. 
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